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ACTION SY-05 

INFO OCT-01 NEA-10 ISO-OO OC-06 CCO-OO FBO-02 /024W 

102893 

R 240508Z AUG 76 
FM USINT BAGHDAD 
TO SECSTATE WASHDC 3516 
INFO AMEMBASSY TEHRAN 

CONFIDENTIAL BAGHDAD 1202 

DEPARTMENT FOR SY/T 

TEHRAN FOR RSO/TSO 

E.O. 11652: GDS 
TAGS: ASEC, ASUP, IZ 

SUBJECT: BAGHDAD SECURITY RENOVATIONS 
REF: (A) TEHRAN 7027, (B) BAGHDAD 0910 

1 . CHASTITY BELT SYSTEM RECEIVED BAGHDAD AUGUST 6, 1976. POST FEELS 
CRO (WITH ASSISTANCE OF TDY OR PERMANENT ADMINISTRATIVE OFFICER) 
CAN MAKE INSTALLATION. IF INSTALLATION INSTRUCTIONS - APPARENTLY 
NOT INCLUDED WITH SYSTEM - ARE PROVIDED. ADVISE IF CRO INSTALLER 
IS AUTHORIZED ASSISTANCE OF FSL MAINTENANCE MAN OR IF ONLY 
AMERICAN EMPLOYEES SHOULD ASSIST. 

2. DROP CEILING FOR SENSITIVE DISCUSSION ROOM IS NOT DESIRED AS 
AIR CONDITIONER (THROUGH WALL INSTALLATION) IS INSTALLED CLOSE 
TO ACTUAL CEILING. 

3. SENSITIVE DISCUSSION ROOM IS IRREGULAR SHAPED ROOM WITH WALLS 
MEASURING THIRTEEN (13) FEET ONE (1) INCH, TEN (10) FEET (10) 

INCHES (A SLIGHTLY ROUNDED EXTERIOR WALL), EIGHT (8) FEET NINE 
(9) INCHES AND ELEVEN (11) FEET WITH AN ELEVEN (11) INCH OFFSET 
AROUND CHIMNEY FLUE. SMALL ADJOINING HALLWAY (ALSO DEMOLISHED AT 
TIME DISCUSSION ROOM WAS WORKED ON) IS SIX (6) FEET THREE (3) 

INCHES BY FOUR (4) FEET. CEILINGS IN BOTH AREAS ARE ELEVEN (11) 

FEET SEVEN AND ONE-HALF (7-1/2) INCHES HIGH. 
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4. FOLLOWING DETAILS ARE PROVIDED IN ACCORDANCE WITH PARAGRAPH 
FOUR (4) OF REFTEL (A) AND ARE KEYED TO SUBPARAGRAPHS: 

(A) A TOTAL OF THIRTY (30) SHEETS OF 4 X 8 FEET WALL PANELING IS 
NEEDED. 22 PIECES FOR SENSITIVE DISCUSSION ROOM AND 8 FOR SMALL 
HALLWAY. 

(B) A RUG SECTION ELEVEN (11) FEET BY EIGHTEEN (18) FEET COULD 

BE CUT LOCALLY TO SHAPE OF SENSITIVE DISCUSSION ROOM AND ALSO 
PROVIDE SUFFICIENT FOR SMALL HALLWAY. 

(C) FIFTY (50) SECTIONS OF FURRING STRIP EACH TWELVE (12) FEET 
IN LENGTH ARE REQUIRED. 35 SECTIONS FOR USE IN SENSITIVE DIS- 
CUSSION ROOM AND 15 SECTIONS FOR SMALL HALLWAY. 

(D) WE CONCUR IN TEHRAN TCO RECOMMENDATION FOR ONE EACH FIFTY 
POUND BOX CASE-HARDENED CONCRETE NAILS AND ONE EACH TWENTY POUND 
BOX 2D FINISHING NAILS FOR SENSITIVE DISCUSSION ROOM. HOWEVER, 

WILL REQUIRE AN INCREASE OF APPROXIMATELY ONE-QUARTER OF BOTH 
TYPES SO THAT THERE IS SUFFICIENT FOR SMALL HALLWAY. 

(E) SIXTY-SEVEN (67) LINEAR FEET OF BASEBOARD MOLDING IS REQUIRED. 

45 LINEAR FEET FOR SENSITIVE DISCUSSION ROOM AND 22 LINEAR FEET 
FOR SMALL HALLWAY. 

(F) ONE-HUNDRED FORTY-THREE (143) LINEAR FEET OF PICTURE MOLDING 
FOR TOP EDGE OF PANELING AND AROUND DOORS AND AIR CONDITIONER IS 
REQUIRED. IN SENSITIVE DISCUSSION ROOM 87 LINEAR FEET (45 FOR TOP 

OF PANELING AND 42 FOR AROUND DOORS AND AIR CONDITIONER) ARE RE- 
QUIRED AND 56 LINEAR FEET (22 FOR TOP OF PANELING AND 34 FOR 
AROUND DOORS) ARE REQUIRED FOR THE SMALL HALLWAY. 

(G) FORTY (40) LINEAR FEET OF CHAIR-RAIL MOLDING WOULD BE NEEDED 
FOR SENSITIVE DISCUSSION ROOM. NONE FOR SMALL HALLWAY. 

(H-l) TWELVE (12) LINEAR FEET OF OUTSIDE CORNER MOLDING IS NEEDED 
FOR SENSITIVE DISCUSSION ROOM. 

(H-2) NINE (9) SECTIONS OF TWELVE (12) LINEAR FEET EACH INSIDE 
CORNER MOLDING IS NEEDED. 5 SECTIONS FOR THE SENSITIVE DISCUSSION 
ROOM AND 4 SECTIONS FOR SMALL HALLWAY. 

(I) SIXTY-SEVEN (67) LINEAR FEET OF T-EDGE MOLDING IS REQUIRED. 

45 LINEAR FEET FOR SENSITIVE DISCUSSION ROOM AND 22 FEET IN SMALL 
HALLWAY. 

5. SKETCH WITH ALL DIMENSIONS, LOCATION IN BUILDING, PROXIMITY TO 
STREET, ETC., BEING SENT DEPARTMENT SY/T 23 AUGUST 1976. 

6. POST FEELS CRO (AGAIN WITH HELP OF TDY OR PERMANENT ADMINI- 
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STRATIVE OFFICER AND FSL MAINTENANCE MAN, IF PERMITTED) CAN MAKE 
NECESSARY INSTALLATION AND SERVICES OF SEABEE BUILDER WILL NOT BE 
REQUIRED. 

7. PLEASE KEEP US ADVISED. 

KIT LOUGH 
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